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Improvement  Res.  No.  968-1958 


For  the  Vacation  of  the  alley  between 
Glenwood  Avenue  and  Vance  Avenue  from 
the  west  property  line  of  Hobson  Road 
to  its  western  terminus. 


g 

Resolution  Adopted: 

i ^ Feb,  lit.  1959 

Confirmed: 

| March_JL3.,_1253 

Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 


Contractor: 


Report  Completed: 


Assessment  Roll  Confirmed: 

July 


df.cla”ory  resolution  no 


968: 


9kc 


Which  provides  for  the  vacation  of  the  alley  between  Glenwoocl 
Avenue1  and  Vance  Avenue  from  the  west  property  line  of  Hobson 
Road  to  its  western  terminus. 


PLANS  ORDERED:  Sept.  16,  1957 

ADOPTED:  Feb.  14,  1958 

JW-h 

ADVERTISE:  Feb.  21  Be  28,  1958 

HEARING  ON  CONFIRMATION : Thurs.,  March  13,  1958,  6:30  P.M. 
CONFIRMED:  Thurs.,  March  13,  1958,  6:30  P.M. 

ASSESSMENT  ROLL  ORDERED:  jjarch  13,  1958 
ASSESSMENT  ROLL  APPROVED:  June  19,  1958 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  : Thursday,  July  17,  1958,  700  p.m 

1ST 

NOTICES  SERVED:  Thursday,  July  3,  1958 

ASSESSMENT  ROLL  CONFIRMED:  Thursday,  July  17,  1958, 

7:30  p.m.  1ST 


CAT.  NO.  1-0166 


Vacation  of  allfty  between  Glonwnnd  A-  Vanna  from  went  p.1  . of  Robson  Rd  T to 

its  western  terminus. 

Plans  Ordered:  Sept.  16,  1957 

Adopted:  "Feb.  14,  1958 

Adv:  Feb.  21  & 28.  1958 

Confirm.  Hearing:  March  13,  1958  6:30  P.M. 

Confirmed:  March  13,  1958  6:30  P.M. 

A.R.  Ordered:  March  13,  1958 

A.R.  Approved: 

Assess.  Conf irm. Hearing : 7-17-58 

Notices  Served: 

A.R.  Confirmed:  7-17-58 

7_17_c;g . Rec’d  final  assessment  roll.  Confirmed.  Ordered  sent  to  Dept,  of 

Finance.  M.  R.  39-104-3 

Glenwood  & Vance  (Alley  Between)  VACATE  BO  481  (57)  Dec  R. 968-58 
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TYPIST  PLEASE  NOTE— THIS  SCALE  CORRESPONDS  TO  TYPEWRITER  (PICA)  SCALE— SET  PAPER  GUIDES  SO  THAT  CARD  SCALE  WILL  REGISTER  WITH  MACHINE  SCALE  WHEN  CARD 
IS  TURNED  INTO  WRITING  POSITION.  START  INDEX  THREE  (3)  POINTS  FROM  LEFT  EDGE  OF  CARD.  USE  OTHER  POINTS  OF  SCALE  FOR  OTHER  DIVISIONS  OF  VISIBLE  TITLE,  SET  TABULATORS  TO 
INSURE  PERFECT  ALIGNMENT  OF  EACH  DIVISION  OF  INFORMATION.  FOLD  BACK  OR  REMOVE  STUB  AFTER  TYPING.  USE  NEW  TYPEWRITER  RIBBON. 
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CAT.  NO.  1-0166 


DECLARATORY  RESOLUTION  No.  968 


19  58 


For  the  Vacation  - Opening- C<»Bd«mttftUon  plight  of  wayfor.  utility  pmaotaK  oF  bbe  alley 

between  Glenwood  Avenue  and  Vance  Avenue  from  the  west  property  line  of 
Hobson  Road  to  its  western  terminue. 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 

necessary  to  vacate  the  alley  between  Glenwood  Avenue  and  Vance  Avenue  from 

the  west  property  line  of  Hobson  Road  to  its  western  terminus . 


All  as  shown  by  a plan  of  such  proposed  Opening-  - Vacation 
purposes  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


The  cost  of  said  Vacation  - Opening  - Condemnation  of- right  erf  way  for  -utility  .purposes  shall  be  as- 
sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Vacation  - ^p^ning  ^ndem 
nation.of  right. of-way. ion  utility  purposes  is  described  as  follows:  Lots  2 & Arnold's  Suburban 

Addition.  Said  addition  inclusive  to  the  City  Fort  Wayne,  Indiana. 


All  lots-.and4.ands- 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by7afc><5ve  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplemental  thereof. 

The  vacation  of  the  above  described  Stroot  and  alley*  shall  be  subject  to  an  easement  for  the  use  of  the 
City  of  Fort  Wayne,  Indiana,  and  other  public  utilities  for  the  construction  and  maintenance  of  sewers, 
water  mains,  gas  mains,  electric  pole  lines  and  conduits,  telephone  and  telegraph  pole  lines  and  conduits. 

All  Streets,  lots  and  lands  affected  by  the  above  described  vacation  are  situated  in  the 

northeast  q uarter  of  Section  31.  Township  31  north.  Range  13  east  and 

lie  wholly  within  the  corporate  limits  of  the  City  of  Fort  Wavne.  Indiana. 

l__ 


ADOPTED  TfflS  l^th 

Attest:  S/  K.  M.  McGraw 

Board  of  Public  Works. 

Clerk 


DAY  OF Feb« 19—^ . 

S/  B.  J.  Swanson 

S/  John  Cooper 

S/  Orin  M.  Darling 

Board  of  Public  Works. 


s 


AVENUE 


SEWAGE  TREATMENT  PLANT 


PHONE  A-7441 

FORT 


CITY 

UTILITIES 


308  E.  BERRY  STREET 


WAYNE  2,  INDIANA 


February  6,  1958. 


Mr.  Don  Bodeker 
City  Engineering. 

Dear  Don:  Board  Order  No.  I4.8I.  Covers  final  plans  and 

resolution  and  property  ownership  list  for 
vacating  alley . between  Vance  Ave.  and  Glenwood 
Avenue  from  the  west  property  line  of  Hobson 
Road  to  its  western  terminus,  with  easement 
for  utilities  llh  in  width. 

City  Light  Utilities  does  not  object  to  the  vacating  of  this 
alley,  but  be  sure  that  the  vacating  resolution  reserves 
this  llh  width  as  a utility  easement  because  of  other  utility 
lines  in  this  area. 


Sincerely, 

J.H.HIIfeAN 

CHIEF  ELECTRICAL  ENGINEER 
CITY  UTILITIES 


JHH : lk 
CC 

W.R.  Webb  - Supervisor 
Indiana  & Michigan  Electric 

Ralph  Johnson  - Plant  Engineer 
General  Telephone 


P3®as?l 


Office  of 

Board  of  Public  Works 


4 S 1 


Board  Order  No. 

To Mr.  D.  0.  Morin, Pit  fr  A dm.  Engineer 


Fort  Wayne  2.  Indiana  ..  .../SL 

Boar  d Meeting  Sept. 13,  1957 
Date ::ec-c,  , 1957 


Subject  Prepare  Final  PlarSj  Resolution  k rrorerty  Owner  List  - _V'ACAT..  1.  of  the  alley 


between  Vance  Avenue  and  Glenwood  Avenue,  from  the  west  property  line  of  Hobson 
Road  to  its  western  terminus,  with  easement  for  utilities  lV  in  width. 


For:  BOARD  OF  PUBLIC  WORKS 
By=  - Q dy 


X.  Halle tt,  Secretary 


JLH:c 


Signed . 


3 - 


Reply: 


JJ* 


. V , 


/*£  ...  Z~J 


5^5 


February  10,  1958 


Final  plans,  resolution  and  property  ownership  list 
completed  and  attached. 

Donald  E.  Bodeker, 


*7x2^  v 


! 1 4 1 S -■ 


Oi 


Engineer 


i 


Signed. 


Fort  Wayne  2.  Indiana 


To 


Office  of 

Board  of  Public  Works 


Board  Order  No. 
City  Plan  Director 


Board  Meeting  Sep.  5>,  195>7 
Date Sep.  6,  19B7 


Subject  Your  investigation  and  report  - Vacating  of  the  alley  between  VANCE  Avenue 


and  Glenwood  Avenue,  from  the  west  property  line  of  Hobson  Road  to  its  western 
terminus,  as  per  attached  petition. 


Signed . 


For:  BOARD  OF  PUBLIC  WORKS 

Ey*  Q 

Ay  L.  Hallett,  Secretary 

JLH:  c 

end.  petition 


Reply: 


Gentlemen : 


We  have  no  particular  objection  to  the  vacation  of  the  above  described 
alley  provided  that  the  14  foot  as  is  presently  dedicated  be  retained  *t  14 
feet  as  a utility  easement.  The  reason  for  this  being  that  there  is  an  exis- 
ting power  line  with  thn$^£>oles  located  within  the  present  alley. 


WJ/ps 

Signed /T 


Respectfully  submitted 

CITY  PLAN  COMMISSION 

William  Jones 
Ass ' t Director 


Ac,  • oJ- 
BUJ  'hiZc/ 

<?  - / x - r 7 


SENDER:  REMOVE  & KEEP  2ND  COPY  **  RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 


- r«- 


* i 

Office  of  , ' 

Board  of  Public  Works 

y L<  V ^ 


Board  Order  No* 

To City  Plan  Dlrfector 


(456) 


Fort  Wayne  2.  Indiana 


Board  Meeting  Sep,  5*  1957 
Date Sep*  6,  1957 


Siihj«»e+  lour  investigation  and  report  * Vacating  of  the  alley  between  VANCS  Avenue 

and  Glenwood  Avenue,  from  the  west  property  line  of  Hobson  Road  to  its  western 
terminus,  as  per  attached  petition. 

For*  BOARD  OF  PUBLIC  WORKS 


Signed . 


Reply: 


Gentlemen: 


■■m . - 


We  have  no  particular  objection  to  the  vacation  of  the  above  described 
alley  provided  that  the  14  foot  as  is  presently  dedicated  be  retained  At  14 
feet  as  a utility  easement.  The  reason  for  this  j>eing  that  there  is  an  exis- 
ting power  line  with  thre^fcoles  located  within  Me  present  alley. 


WJ/ps 

Signed 


Respectfully  submitted 
CITY  PLAN  COMMISSION 

William  Jones 
Ass't  Director 


• <ZLt~ 

BUJ  ;^nZcf 
9 / x.  - r 7 


/ ✓ . / 


SENDER:  REMOVE  & KEEP  2ND  COPY  — RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 


Digitized  by  the  Internet  Archive 

in  2015 


https://archive.org/details/declaratoryresol0968unse 


Petition  for  Passage 

of  a Resolution  for 


from. 


to. 


Filed  with  the  Board  of  Public  Works 
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B.O.  596-1957*  B.O.  ^fcl957  April  7,  19f>^P 

B.O.  U81-1957 

Hr.  Edward  Green,  City  Engineer 

ADVERT I5IHG  COSTS  - DECLARATORY  RES.  96U,  967  and  968. 


In  reply  to  Mr.  D.  E.  Bodeker's  memo  dated  April  3,  1958,  advertising  costs 
for  Vacation  Resolutions  are  as  follows: 

Declaratory  Res.  96U  - Rosalie  Park  Add.  - - - — - $17*62 

■ " 967  - First  alley  W.  of  Barthold,  etc.  - - 12.88 

" " 968  - Alley  between  Qlenwood  and  Vance  - - 12.88. 


M.  McGiraw,  Clerk 

BOARD  OF  PUBLIC  WORKS 

KN:s 


I 


/ 


To. 


Office  of 
Board  of  Public  Works 


B.O.  #1*81-1957 
Mr,  Edward  Green,  City  Engineer 


Fort  Wayne  2.  Indiana 


38-273-3 

Date  March  13 1 1958 


Subject. 


DEC,  RES,  968-1958  - ALLEY 


Between  Glenwood  & Vance  (Assessment  Roll) 


Prepare  Assessment  Roll  for  the  vacation  of  the  alley  between  Glenwood  Avenue 
and  Vawbe  Avenue  from  the  west  property  line  of  Hobson  Road  to  its  western 
terminus • 


Signed. 


Completed  and  attached.  Advertising  costs  were  assessed  against  the  benefitted 
property  owners  in  the  amount  of  $12.88,  as  per  your  memorandum  of  April  7,  1958. 


EG/mkh 

attachs. 


Edward  Gres 
City  and  Adminis/t/at ive  Engineer 


SENDER:  REMOVE  & KEEP  2ND  COPY  — RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 
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No.  ~ / For  7dk  1/AcAr/e*/  (sf  ZJe  7'hy<g£fS  (^‘^■/E/v'Kjaep  A !/£«/**  ^ 

ce  Ai/£./i/s£  /'fan  /fez  lifers  r /-///£  <?/*  fe^a/p  7a  hfe^sr&XA/ 


OWNER’S  NAME 


Mock  "1? o We f C . =t  |) . ' Mg x i n 


Moe(/  t-lojd  L.  Jr.  4 Mane.  4. 


n « : • ■ J on  , 


oJ?^J  , 


, . r 


3o2.  *5 


2^,  if  .t-n-i-c.  <1^7.  p, 

■ ^ ■vTJ-iKr'V  ^ 


,y  ' • 


2 
J 

(3^4 


NUMBER  OF 


LOT  BLOCK  0.  L. 


DESCRIPTION 


4rnc>l(Js  Suburban  cf  ) li  0 r? 

/I  X < - 


Z-3-*& 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, 


968 

-p0  Lloyd  L._  & Marie . A.  tNoel 

264  Ann  Street, 

New  Haven,  Indiana* 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

pass  Improvement  Resolution  No ....w . 

providing  for  the  vacation  of  the  alley  between  Glenwooa  Avenue  ana  Vance  ..venue  from 

the  west  property  line  of  Hobson  Road  to  its  western  terminus# 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 

Lot  3 Arnolds  Suburban  Addition 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 

BOARD  OF  PUBLIC  WORKS 

<a^3  J.  L.  HALLETT,  Secretary 


Board  of  public  works 

CITY  HALL 

Fort  Wayne  2.  Indiana 

2 


/ 


/ 


\ 


